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UNCLASSIFIED 

PAGE 01 BUENOS 06631 022243Z 
67 

ACTION FBOE-OO 

INFO OCT-01 ARA-10 ISO-OO A-01 SSO-OO /012 W 

102006 

O 022145Z OCT 75 

FM AMEMBASSY BUENOS AIRES 

TO SECSTATE WASHDC NIACT IMMEDIATE 2977 

UNCLAS BUENOS AIRES 6631 

FOR A, A/FBO AND ARA 

E.O. 11652: N/A 
TAGS: ABLD, AR 

SUBJECT: PROJECT EOBBA, CONTRACT NO. 3102-212008, PROPERTY NO. 

05102 

1. EMBASSY, IN ADDITION TO POLITICAL CONSIDERATION, 

WOULD LIKE TO EMPHASIZE BUSINESS ADVANTAGE TO ALLOWING 
CONTINUATION OF STOP- WORK PERIOD. THE FIRST TIME 

ANY FIGURE WAS DISCUSSED WITH CHODOS WAS THE MORNING OF SEPTEMBER 
30. AFTER LONG DISCUSSION WE WERE U$S400,000 APART. THAT SAME AFTER- 
NOON, HE PHONED US A NEW FIGURE THAT PUT US U$S 260,000 APART. THE 
NEXT MORNING HE OFFERED A FURTHER REDUCTION BUT DID NOT 
DISCUSS THE AMOUNT.UNDER CERTAIN INTERPRETATIONS WE COULD 
CONSIDER A SETTLEMENT ON OUR PART AS HIGH AS U$S200,000 
WHICH WOULD REDUCE THE ABOVE GAPS BY A FURTHER U$S 50,000. 

2. THIS RAPID APPROACH TO COMMON GROUND WAS ACHIEVED 
UNDER THREAT OF TERMINATION. WE FEEL WE SHOULD CONTINUE 
TO USE THIS THREAT TO OBTAIN FURTHER CONCESSIONS FROM 
SITRA. TO TERMINATE NOW WITHOUT A SETTLEMENT WOULD 
DEPRIVE US OF THE CONTINUED THREAT OF TERMINATION 
WITHOUT SETTLEMENT. THE FUTURE ROLE OF SITRA IS 
IMPORTANT BUT NOT OVERRIDING IN OUR ABILITY TO ACHIEVE 
SETTLEMENT AS LONG AS WE CAN ASSURE HIM IN GOOD FAITH 
THAT HE WILL BE AT LEAST CONSIDERED IN SOME ROLE. 
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Disposition Approved on Date: 

Disposition Authority: n/a 
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Disposition Event: 
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Disposition Remarks: 

Document Number: 1975BUENOS06631 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 
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Executive Order: N/A 

Errors: N/A 

Film Number: D750342-0836 
From: BUENOS AIRES 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 
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Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
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Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 
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Previous Handling Restrictions: n/a 
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Review Action: RELEASED, APPROVED 
Review Authority: ElyME 
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Review Content Flags: 
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Review Event: 
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